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Message Text 

CONFIDENTIAL 

PAGE 01 SAN SA 02105 021720Z 
ACTION SY-05 

INEO OCT-OI ISO-00 /006 W 

000565 02I740Z/53 

R 02I700Z MAY 78 
EM AMEMBASSY SAN SALVADOR 
TO SECSTATE WASHDC 7897 
INEO AMEMBASSY PANAMA 

CONEIDENTIAL SAN SALVADOR 2105 

SY CHANNEL 

STATE EOR A/SY/EO/OPS/ARA, A/SY/PRS/DD; PANAMA EOR OIC/RTC 

E.O. 1 1652: GDS 
TAGS: ASEC 

SUBJECT: SECURITY MEASURES, AMBASSADOR'S RESIDENCE 
REF: STATE 106308 

1. RESIDENTIAL SAEE-HAVEN DOOR AND BARRICADE BAR COMPLETE 
AS OE 4/28/78. AS PER SA JACKSON'S SUGGESTIONS AND COORDINATION 
WITH LOCAL ENGINEER TWO DOORS ARE NOW IN WORKING ORDER. EACH 
DOOR IS TWO INCHES SOLID CORE WOOD REINEORCED BY 3/8 INCH 
COLD ROLLED STEEL PLATE. DOORS ARE SECURED BY A LOCKING 
MECHANISM CONSTRUCTED OE 1/4 INCH STEEL WHICH PROTRUDES 
EROM THE BACK SIDE OE EACH DOOR WHICH ACCEPTS A BOARD APPROX- 
IMATELY 2 INCES BY 6 INCHES BY 48 INCHES. AS THE DOOR OPENS 
OUTWARD, THE TIGHT EITTING BAR/BRACE ON THE INSIDE PROVIDES AN 
EXTREMELY SECURE EASTENING SYSTEM. PROJECT WAS INITIATED 
AND COMPLETED WITHIN TEN DAY SPAN. 

2. REGARDS IMPROVEMENTS TO RESIDENCE ERONT GATE, CON- 
VERSATION WITH GSO, HERMAN MOORE, ON APRIL 28, 1978 WHO 
ADVISED THE FOLLOWING; HAS RECEIVED ONE QUOTED PRICE 
EROM RICHARDS-WILCOX COMPANY AND THAT STANLEY COMPANY 
CONEIDENTIAL 

CONEIDENTIAL 

PAGE 02 SAN SA 02105 021720Z 

HAS NOT YET QUOTED A PRICE BUT WILL BE QUERIED; THAT 
ESTIMATED INSTALLATION TIME WILL BE 12 WEEKS WITH ESTI- 
MATED COST OE $6000. PLEASE ADVISE EUNDING CITATION. 

3. ADDITIONALLY MOOE ADVISED THT THE CONTRACT FOR THE 
SECURITY IMPROVEMENTS AT AMBASSADOR'S RESIDENCE TO INCLUDE 
THE EORTIEICATION OE THE TOP OF THE WALLS/EENCE HAS BEEN 
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LET. LOCAL CONTRACTOR ADVISES THAT ESTIMATED COMPLETION 
TIME IS APPROXIMATELY TWO TO THREE WEEKS. MOORE OFFERS 
NO ASSURANCES THAT IN FACT THE WORK WILL BE ACCOMPLISHED 
ANYWHERE CLOSE TO THAT TIME FRAME. 

DEVINE 


CONFIDENTIAL 


NNN 
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